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~ SEORET gee, 
C23 Qs 25x1 
NEGOTIATED CONTRACT Contract No. 


fhe Perkin-Elmer Corporation 
Main Avenue 
Norwalk, Counecticut 25X1 


Sontract for: dee Schedule Amoun 2 


fnvoices to: Performance Pariod: 


Administrative Date: 


~~ 


This contract is entered into, by and between the United States of 
America, hereinafter calied the Government, represented by the Con- 
tracting Officer executing this contract, and the above-named Contracta 
which is a Corporation, incorporated in the State of New York, herein- 
after called the Contractor. 


1 The parties hereto agree that the Contractor shall furnish all the suy 
plies ent perform all the services set forth in the attached Schedule 
issued hereunder, for the consideration stated therein. 


The rights and cbligations of the parties to this contract shall be 
gubject to and governed by tha attached Schedule, Appendix I and 
General Provisions, which together with this signature page and the 25X11 


accompanying certificate comprise Contract No. = | ‘In the event 
of any inconsistency between the Schedule and the deneral Provisions, 


the Schedule shall control. 


IW WIRIESS WHEREOF, the parties hereto have executed this contract as 
of DEC OR 1957 ls 195__- 


Signatures : 

the Perkin-Elmer Cornoratior The United States of America 
By, ; 

Title Vice Preaident Contracting Officer 


25X11 25X1 
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Approved For Release 2007/07/25 : CIA-RDP81B00879R000100060174-6 


ae 


g, 3 


Approved For Release 2007/07/25 : CIA-RDP81B00879R0001000601 74-6 


~  — Skeitei ~ 


25X11 oe 

I, » certify that 
I am the Secretary of the Corporation named 
as Contractor herein; that. 


who 


signed this contract on behalf of the Contractor was then 
Viee President of said Corporation; 


that said con- 
tract was duly signed for and in behalf of said Corporation by 


authority of its governing body and is within the scope of its Cor- 
porate powers. 


25X11 
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INDEX TO SCHEDULE 


PART I - SERVICES AND SUPPLIES TO BE FURNISHED BY 


PART II - PERFORMANCE OF SERVICES-~--------------0e--<= 
PART ITI - CONSIDERATION AND PAYMENTS-----------------~ 
PART IV - REPRICING+---0-0--2--2n en enna neem en enn nner enn 
PART V - PERIOD OF PERFORMANCE--~~----------eee--neewon 
PART VI - MONTHLY REPORTS~-~-----~-0----0--saeerneennen 
PART VII ~ SPECIAL SECURITY RESTRICTIONS---~---------~- 
PART VITI ~ WAIVER OF REQUIREMENTS OF GENERAL 
PROVIST 
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= SECREL 


Contract No. 


The Contractor shall provide such services as directed by 
the technical representative of the Contracting Officer to furnish 
top-level technical support primarily on the "3" and “C” configura- 
tions but not limited thereto. ‘This work includes any necessary 
travel or material required for the sforementioned work. 


PART II - PERFORMANCE 


(e) ‘The extent and character of the work to be performed 
by the Contractor under this contract will be coordinated with the 
authorized technical representative of the Contracting Officer. In 
the event there should be any dispute with regard to the extent and 
character of the work to be performed, the matter shall be determined 
as provided in General Provision 6, Disputes. 


(e} The Contractor agrees to furnish sufficient personnel 
of the catagories specified in Appendix I hereof to assure successful 
prosecution of the work. 


(e) Services required by the Government and performed by 
the Contractor's personnel in the categories specified in Appendix I 
WiLL be considered Direct Labor under this contract. 


CONS. DER Ay 


al a. 


As of the effective date of this contract there has been 
hi 


' Dariotted for ia 8 amount of = |§ ©The total smount 
yur’ gayable to the Contractor under shall not exceed the total 
7 guest set forth without written authorization the Contracting 


Officer. 


(») Zn accordance with the clause of this contract entitled 
"Payments", the Contractor shall be paid as follows: 


(1) Yor work and services performed by the Contractor's 

of the categories eet forth in Appendix I, the Contractor . 
ahell be paid the appliceble hourly rates atated in the columns entitled 
"Contract Hourly Rate”, in Appendix I, for each Direct Labor hour of 
work or services actually performed hereunder by such personnel. The 
time of non-~productive personnel will not be ineluded in direct labor | 
end the Contrector agrees that only direct labor of the categories desig~ 
nated in Appendix I engaged in the work called for by the contract will 
be included in its billings hereunder. 
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(2) For all mterials sot furnished by the anda 
required for performance hereunder, the cecchake ia Seen aed | 
baat et ectual cost plus a OhA mutually acceptable | 


(4) ours vorked in excess of 40 hours in sny one 
ealendar week will be yeisbursed at the hourly rate. 


($) Travel - Actual ¢ransportation costs, including 


yental j}ecal travel required while in a trave 


ned with 


ee Tac em Lieut 
ve 


* 


wut e's 
me | ~ ww 
op wn employee's basic salary shall, 0%, 5 | 
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as specified in Appendix I are based on . time wages ef Coa~- 


Gi pares | 


es | 
ghis contract and includes all applicable overhead, deneral and Adcnin- 


| 
istrative Expenses and profit. 


PART IV - KEPRICTNG 


qne “Coutract Hourly Rates" as specified is Appendix me ss eli hin 
eicaal caly and are subject to negotiation and ¥.°-, f | 
seption of the contract through 30 June } : the Svar cer | 
es parties hereto agree to negotiate fixed Contract Hour. Se | 
sabaeqrent ots, as re ; ‘gforesentioned rates for 
prceriger June Tong cee bkaadon the following provisional 
Basic Hourly Rates": 
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PART VI ~ MOWDILY REPORTS 


The Contractor will submit a report on the first day of each 
month, summarizing each employee's activity for that period. 


PART VII - SPEC 


The Contractor shall not reveal (1) the specific nature 

ev any details of the work being performed hereunder or (44) any in- 
formation whatsoever with respect to the departaent of the Government 
sponsoring this contract and the work thereunder except as the Con- 
trator is directed or permitted to reveal such information by the 
Contracting Officer or by his duly authorized representative for secur- 
ity matters, and notwithstanding any clause or section of this contrect 
te the coutrary, the Contractor shall not interpret any clause or 
section of this contract as requiring or permitting divulgence of such 
information to any person, public or private, ar to any officer or 
department of the Government without the express consent af the Con- 
tracting Officer or his duly authorised representative for security 
matters. 


PART VIII - 


Gotwithstanding the requirements of any of the General 
Provisions of this contract to the contrary, vheasoever the Contractor, 
ia performance of the work under this contract, shall find that the 
requirements of any af the clauses of the General Provisions are in 
conflict with security instructions issued to the Contractor by the 
Contracting Officer or by his duly authorized representative for 
security matters, the Contractor shall call the attention of the Cor- 
tracting Officer to such conflict and the Contracting Officer or his 
fuly withorised representative for security matters shall (1) modify 
er rescind such security requirements or (11) the Contracting Officer 
hall issue to the Contractor a waiver of compliance with the require- 
meats of the General Provisions conflicting vith such security require- 
ments. Any waiver of compliance with the General Provisions of this 
contract issued by the Contracting Officer shell be in writing, except 
that the approval by the Contracting Officer of any subcontract issued 
hereunder by the Contractor shall be deemed to constitute approval of 
waiver of any clauses of the General Provisions in conflict with the 
stipulations of such subcontract. 
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APPENDIX 1 
2 Provisional Domestic 
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